Lessons Learned Record of Interview 






Project Title: 


Interview Code: 


etal 
cr 
fo] 
rare 


Date/Time: 
8/25/2014 
Location: 





Purpose: 

Formal interview 

SIGAR Attendees: 

Candace Rondeaux 

Non- attribution Basis: Yes 


On Background: Reference Organization Not 
Title 


Recorded: Yes 
Recording File Record Number: N/A 
Prepared By: (Name, title and date 
Candace Rondeaux 

Reviewed By: (Name, title and date) 


e Strategy and Planning 


e Main State was not very useful in the planning process. 
e CENTCOM was the dominate player for planning from the outset. 
e Planning was led primarily by CENTCOM’s J5 shop. 


